AMENDMENT OF S0UCITATION/N1O0IFICATI0N OF CONTRACT 


1 COHT ^ ACT DCODE 


PAGE OF PAGES 

1 1 2 


2 AMENDMENT/MQDIFtCATlON NO 

004 


3 EFFECTIVE DATE 


4. REQUISiTIQNfPURCHASE REO, NO 


5, PROJECT NO, (tf applicable) 

ERBS XV 


8 ISSUED BY CODE jpg 

Region 8 

US Environmental Protection Agency 
1595 Wynkoop St 
Denver CO 80202-1129 


7 ADM MISTERED BY (it other than Hem 6} 


CODS 


8 NAME AND ADDRESS OF CONTRACTOR (No, street, county. State and ZIP Code) 

ENVIRONMENTAL RESTORATION, LLC 


(x) 


9A. AMENDMENT OF SOLICITATION NO. 



■9B DATED (SEE ITEM 11} 


CODE 


FACILITY CODE 
11 . This ITEM ONLY APPLIES to 


IGA MODIFICATION OF CQNTRACT/OROER NO, 

EP-S8-13-02 

007? 


1GB DATED (SEE ITEM 13} 

08/06/2015 

AMENDMENTS OF SOLICITATIONS 


' The above numbered solicitation is amended as set forth in Item 14 The hour and date specified for receipt of Offers is extended is not extended. 

Offers must acknowledge receipt of this amendment prior to the hour and date specified in the solicitation or as amended, by one of the following methods- (a) By completing 

terns 8 and 1 8, and returning copses of the amendment, (b) By acknowledging receipt of this amendment on each copy of the offer submitted; or (c) By 

separate letter Of telegram which includes a reference to the solicitation and amendment numbers. FAILURE OF YOUR ACKNOWLEDGEMENT TO BE RECEIVED AT 
THE PLACE DESIGNATED FOR THE RECEIPT OF OFFERS PRIOR TO THE HOUR AND DATE SPEC Fi£D MAY RESULT IN REJECTION OF YOUR OFFER. If by 
virtue of this amendment you desire to change an offer already submitted, such change may be made by telegram or tetter, provided each telegram or letter makes reference 

to the solicitation and this amendment, and is received prior to the opening hour and date specified 

___ 

See Schedule _ 

13, THIS ITEM ONLY APPLIES TO MODfFiCATfON OF CONTRACTS/ORDERS, IT MODIFIES THE CONTRACT/ORDER NO. AS DESCRIBED IN ITEM 14, 


CHECK ONE 

A THIS CHANGE ORDER IS ISSUED PURSUANT TO; (Specify authority) THE CHANGES SET FORTH IN ITEM 14 ARE MADE IN THE CONTRACT 
ORDER NO, IN ITEM 10A 


X 

B, THE ABOVE NUMBERED CONTRACT/ORDER IS MOD FED TO REFLECT THE ADMINISTRATIVE CHANGES (such as changes in paying office , 
appropriation date, etc ) SET FORTH IN ITEM 14, PURSUANT TO THE AUTHORITY OF FAR 43 103(b), 


‘^TTFn^SUPPLEMENTAL AGREEMENT 1$ ENTERED INTO PURSUANT TO AUTHORITY OF. 


0, OTHER (Specify type of modification and authority) 


E. IMPORTANT Contractor x is not, is required to sign this document and return copies to the issuing office. 


14 DESCRIPTION OF AMENDMENT/MODIFICATION (Organized by OOP section headings, inducting soiidtaUon/coniract subject matter where feasible ) 

DONS Number: WKKttt I 

TOCOR: ■■■■■■■■ Max Expire Date: 04/10/2020 

The purpose of this modification is to add incremental funding and incorporate General 
Decision No. C015G022, 


LIST OF CHANGES; 

1} $ 2,674,000.00 is allocated from the contract to this task order from the accounting 
code referenced below. 


2) Total Amount for this Modification; $2,674,000.00 
Continued * * . 


Except as provided herein, all terms and conditions of the document referenced in Item 9A or 10A, as heretofore changed, remains unchanged and in tell force and effect, 


15A NAME ANO TITLE OF SIGNER (Type or print} 


ISA NAME AND TITLE OF CONTRACTING OFFICER (Type or print} 


15B. CONTRACTQR/OFFEROR 


(Signature of person autfmmed to sign) 



NSN 7 540-01 * 1 52-8070 
Previous edition unusable 


ISC, DATE SIGNED 

£!.ECTfS0NiC 

sicwatur* 09/23/2015 


STANDARD FORM 30 {REV. 10-83) 
Prescribed by G$A 
FAR (48 CFR) 53 243 


1799268 


ED 000552A 00005209-00001 



CONTINUATION SHEET 


REFERENCE NO, OF DOCUMENT BE! NG CONTINUED 
EP-S8” 13-02/0077/004 


NAME OF OFFEROR OR CONTRACTOR 
ENVIRONMENTAL RESTORATION, LLC 


ITEM NO | 

SUPPLIES/SERVICES 

QUANTITY 

(A) j 

(B) 

(C) 



3} Mew Total Amount for this Award: $5,559,000*00 

4} Davis Bacon Act General Decision Number 
CQ150022, dated 1/02/2015, is incorporated into 
this contract. It is applicable to the portion of 
work that is considered construction . 

Payment : 

RTP Finance Center 

US Environmental Protection Agency 
RTP-Finance Center (DI43-02) 

109 TW Alexander Drive 
Durham NC 27711 
FOB: Destination 

Period of Performance: 08/06/2015 to 04/10/2017 
Incremental funding for contract. 

Accounting Info; 

15“T~8AL0E-303DC6-2505-A8K9RV00--C001~158ALRV826-GQ 
1 BFY : 15 Fund: T Budget Org; 8 ALOE Program 
(PRC): 303DC6 Budget (BOC) ; 2505 Job #: A8K9RV00 
Cost: C001 DCN - Line ID: 158ALRV826-001 
Funding Flag; Complete 
Funded : $0*00 


Hm 7540^1 -1S2-SC6? 


QPTtQNAl FORM 336 (4-56) 
Sponsored by GSA 
FAR <48 CFR) 53.110 


1799268 


ED 000552A 00005209-00002 








